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ACTION FBOE-OO 

INFO OCT-01 EUR- 1 2 ISO-OO SY-05 OC-06 CCO-OO /024W 

1521 16Z 079627/73 

R 151654Z JUN 77 
FM AMEMBASSY BONN 
TO SECSTATE WASHDC 9086 
INFO AMCONSUL HAMBURG 

UNCLAS BONN 10064 

E.O. 11652: N/A 
TAGS: ASEC, ACOM 

SUBJECT: HAMBURG OB, REPLACEMENT OF EMERGENCY GENERATOR 

1 . EMBASSY IS REQUESTING ALLOCATION OF SPECIAL FUNDS IN 
THE AMOUNT OF $ 37,940 TO COVER COSTS FOR REPLACEMENT OF 
PRESENT EMERGENCY GENERATOR BY A 100 KVA-SET CATERPILLAR 
DIESEL GENERATOR TYPE DE 3304 T. 

2. JUSTIFICATION: POST REPORTED RECENT SHORT IN HIGH 
TENSION LINE IN CG AREA CAUSED POWER OUTAGE. PRESENT 
STAND-BY GENERATOR INSTALLED IN 1955 OVERAGED AND NOT IN 
POSITION TO CARRY INCREASED LOAD OF COMMUNICATION 
EQUIPMENT, SECURITY TV-CAMERAS, DISINTERGRATOR, AUTOMATIC 
DOORS, EMERGENCY LIGHTING AND TELEPHONE SYSTEM. 

3. DUE TO SHORTAGE OF SPACE AT PRESENT GENERATOR AREA 
ONLY CATERPILLAR DE 3304 COULD BE LOCATED. LOCAL 
REPRESENTATIVE QUOTED DM 46,406 (I.E. $ 19,747) FREE 
DESTINATION WITHOUT DUTY. 

4. REQUIRED RECONSTRUCTION WORK AT GENERATOR ROOM. 

INSTALLATION OF GENERATOR, FURNISHING OF NEW EARTH- 
EMBEDDED 750 GLS DIESELTANK ESTIMATED DM 36,800 (I.E. 

$ 15,660). 
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5. MODIFICATION TO EXISTING ELECTRICAL SYSTEM, ESTIMATED 
COSTS DM 6,000 (I.E. $ 2,553). 

6. SPECIFICATIONS AND RESPECTIVE QUOTATIONS WILL BE 
AIRPOUCHED. (PROPERTY NO. 06 X39 199.) 
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